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Support ta Offices of Finance and Comntroller 


FRS/2G8 (The Agency's financial Tesource and Bviqet Sveten) 
ZN (Zero Based Budget) has heen renamed SES (Budaect Rankina 
Systom). RRS @ APS tean menbers met with representatives from 
OF and te Aged up recuirements flay the PYe54 Proqran fall 
to the point where development petivities can now begin. ‘She 
preliminary development achedule indicates that the hajority of 
res /BRS Faunetions will be implemented by 1 May 199. 
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BABE 
—eneemeene 


Congpolidated SAPE Project Office (CSPO) aanaqers net with the 
nfoye on 10 Pebruary to @iscuss various options concerning the 
Airection of the Profect. The CSPO managers also “at with the MDA 
on 16 February concerning the same subject. 


The CBPO completed its technical evaluation of the Block 1 
Prelisinary Desien Review held in January anc completed its recone 
mendations for mo@ifieations to the Project Plan. Tye drat 
aemorandum which aummarines this work is being assessed ry[ | STAT 


ADS TAF. 


The OCR Svatems Analysis staf! acceptance testing of ANSTAR 
startet? on 19 February. All hardware has Deen tested successfully 
except for the paper tare equipment on the Data General. ee a SAT 


Significant vents During the Coming Heek 


Rapreaantatives of the Consolidated SAP Project Officer will 
travel tos theo(BtosARrr Nevetonnent Pacility te discuss the 


technical, evaduptdeas ofc khe Bisek 1 Pralixinary Cesiaqn Review and 
to conducp «a Facts OES ET OS. he revised Profect and Financial 
Plgnna . The. wade « 


pregkrpagrous 


Li tate place from 22826 Februaty. [ STAT 
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